'6. Cost: To be determined upon acceptance of TOR. 


Jshall confirm receipt of this order by e-mailing the 


7. Confirmation: 

Contr acting Officer and C ontracting Officer Technical Representative. Alternate notification 
via fax 


b2 

b7E 


8. Funding: To be determined upon acceptance of TOR. 


9. Confirmation of Receipt/Delivery 
equipment on this order. 


Bhall obtain proof of delivery for 


information required on a proof of delivery is defined below: 


Signature of Government Employee 


receiving rehabilitated 


systems. Prior to shipment Government personnel will inventory and bar- 
code appropriate components. 


Printing of individuals Name 

Position Title of Government Employee 

Phone number of Government Employee. 

Invoice for this task will not be accepted unless accompanied with a proof of 
delivery or the COTR has signed an SF 1034. 


10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58: 


158-B-494W 
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U.S. Department of Justice 
Federal Bureau of Investigation 



ALL lO-OraiATION CONTAIHED 

HEREIH IS UHCLASSIFIED 

DATE 04-28-2009 BY 60322/UC/LRP/PLJ/sdir 

/ el: 
Fax: 


May 2, 2005 


Sr. Contracts Negotiator 


Subject: Contract J-FBl-02-1 58, DCS-5000 


References: (a) Red Wolf 

(b) Red Wolf l 
2005 with Price Detail 

(c) Government letter dated March 29, 2005, Comments and 
Questions 

(d) I letter (05-JG-1 36) dated April 5, 2005, Responses 

(e) uovernment letter dated April 12, 2005, Add'l 
Commente /Questions 

jSecond Response received April 25, 2005 


(f] 


ECP dated 9 March 2005 
ECP Rev. 1 dated 16 March 


Deal ] 1 


The Government has reviewed th^ (responses in reference (f) and 

has enclosed another set of comments dhd Questions. Please provide written 
responses to the comments and questions contained in the enclosure NLT 
May 5, 2005. Once ttie Government has had an opportunity to review the 
responses It is anticipated that a meeting should occur early the week of May 9, 
2005, to discuss and resolve any further open issues. 


Should you re quire additional inf ormation and/or clarification on this matter, please 
contact me at 


Sincerely: 


Contracting Officer 


b2 

b6 

;b7C 

blE 


Enclosure 






-V 


"proprietary 


J» Reply Refer to Serial LDP/05:030 
May 6, 2005 


Feder^ Bureau of Investigation 
Attn: I 


Subject: Contract J-02-158, Inderinite Delivery i Indefinite Quantity (ID/IQ) 

Reference: (a) Contract 1-02*158, Task Order 158-B-494-W, RFCE. 


Enclosure: (1) 


Dear 




^ask Order Response dated May 5, 2005 


J Company 


U pleased to submit Enclosure (1) in response to the 

Oovemineat's request for prietpgr 


Price of (_ 


]The cost to perform the required task is a Firm Fixed 


1 requests that the Government review the assumptions and conditions of this letter 


along with Enclosure (1). Furthennore,| | requests that the Goveramcat p rovide prompt 

notification of any questions, concerns or disagreements. If any issue should arise ] I 

reserves the right to revise any part of the Task Order Response in cluding price . Should 
additional tasks be authorized outside the scope of this Task Ordei ^serves the right 

to submit a proposal for the additiona] work. 


Should 3 mu have questions r egarding this letter or the enclosure, ple ase contact the undersigned 
at telephone^ 

Sincerely, 


> regarding this 1 
^ via email tc(_ 



Senior Contract Negotiator 
cc 


b2 

b4 

b6 

b7C 

b7E 
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U.S. Department of Justice 
Federal Bureau of Investigation 


‘TIT 

Fax: 


May 09, 2006 

Rp.ninr Contract Nftnntiatnr ^ 


Subject: CONTRACT J-FBI-02-1 58 DCS-5000 ~ 

ENGINEERING SERVICES ORDER 158-B-508 W (RFCE) 


Dear 


Th e purpose of this letter is to issue task order 158-B-5 08 W requesting a TOR for 
the ! I 

Should you r equire additional in formation and/or clarification on this task, please 
contact me at ! I 


h2 

b6 

b7C 

b7E 

b4 


Sincerely: 


ALL INFORHATION C0HTAIHEI> 

HEREIN IS UNCLASSIFIED 

DATE 04-28-2009 BY 60322/UC/LR?/PLJ/3db 


Contracting Officer 







B-508 W 


h2 

h7E 


RFCE TO 


Contract Number; J-FBI-02-158 Option Year Two 
Task Order Number: 158-B-508 W 
Reference: a) PM Direction 
Scope of Work: This order is to 


b2 
1)7 E 
b4 


Federal Bureau of Investigation (FBh Task Monitors flMsyPoints of Contact: 


a. Contracting Officer; 


b. Contracting Officer Technical Representative; 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Title: RFCE for 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 

3. Period of Performance: ARO to July 1 , 2005 

4. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that will prevent this order from being 
fully executed. 

5. Deliverable/Deliverv Schedule ; 


Description 

QTY 

Delivery 

Site 

Delivery 

Date 


7 / 1/05 


158-6-508 W 
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5/09/05 







6. Cost: To be determined upon acceptance of TOR. 

7. Confirmation: 


Contraptii 
via fax 


shall confirm receipt of this order by e-mailing the 


Contracting Officer Technical Representative. Alternate notification 


8. Funding: To be determined upon acceptance of TOR. 


9, Confirmation of Receipt/Deliverv : 

equipment on this order, 


Information required on a proof of delivery is defined below; 


shall obtain proof of delivery for 


Signature of Government Employee 


receiving rehabilitated 


systems. Prior to shipment Government personnel will inventory and bar- 
code appropriate components. 


b2 

b7E 


Printing of individuals Name 


Position Title of Government Employee 
Phone number of Government Ernployee. 


Invoice for this task will not be accepted unless accompanied with a proof of 
delivery or the COTR has signed an SF 1034. 


10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


158-B-508W 


b2 

b7E 
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\ 

Facsimile 
Cover Sheet 


ALL FBI HrrOPHATIOH COBTAIMED 

HEREIN IS UNCLASSIFIED 

DATE 06-10-2009 BY 60322/UC/LRP/Pljysdb 



Tel 

.Fay 





1 Message No. 

1 

T« 


U 

j TclqihoncNo. 

1 L^«ari(m/Dfipaitineot 

Ormixation 

7 



|P«No. 




Telephone No. 

1 Mail Stop 


McsHiet: Conttnts; Total Pages Transnatte6 / 6 Including Cover Page 




be 

b7C 

b2 


Hf/l/ r4^iT 

l(/^j ^r/2 ^ 

7^7’ TV /W/t / 

Svamrm. //-fv c7<iT^7r^> ^ . 

" Syy f 7 <C V'f/c 


be 

b7C 


Tlrii racstmiictnnimiMran uiftlendedanly Cor [HeuEcofciic individtia) or entity wwtiich it it sddnssed and may conain infoimttiOR that is jnivileged. confidoniM, 
and exempt tram disclosure under applicabta law. If the roadcr of this messoBe it not the intended recipient or the empiojrBe or agent responsible to deliver it to the 
intended tccjpieni, yk are hereby notified (hat tcidini> diwembiating, distributing or copying ih<* cwmuinioition is soieity prohibited. If you have received this 
eonirnunicattm in emir, please noiiiy iM hinnediateiy and return the miginjl mciiaate to us at the ahove address via the US. Postal Service. Thank you. 


Notes: 

1. [fnte««age is Potteccivcdcoinplctely or not received by intended party, please contact seeder. 

2. No classified infiormsUon ebaU be sent via faesinnie. . 

3. No teehnieal data related ti> defense pitictes or services shell be tnosmitied out of the United States. 

4. No “Coti^xtiy Private” mstetial shall be sent to an vnattended machine, and transinission to an unattended machine requires telephone 
confiimation by intended recipient upon rtceipL 





Proprietary 

In Reply Refer to Serial; 05-JG-181 
May 12,2005 

Fede ral Bureau of Investiaation 

Attn-L I 


b2 

b7E 

b6 

b7C 


Subj ect Request for New Contract Line Item Numbers 


Reference: 


(a) Contract J-02-IS8, DCS 5000 4 

(b) Ongoing Support Discussions Between 


and the Government 



This Agreement has been tailored specifically to meet the Government’s stated needs for software 
maintenance and svipporl. 

Upon acceptance by the Government formally requests that Table B-Sb of the reference (a) 

Contract be modified to incorporate tne new CLiN of^ngs below; 


CLllN 


Description 


Quantity 


Price 


Should vnii questions regarding this lette r, nleasc contaclT 
I or the undersigned at telephtaiq 


Sincerely, 

IrriTLTPArvrv 


benior Contract Negotiator 


cc 


b2 

b6 

b7C 


^prietary 







' ' MSJC. Cl ^ 


^ I I Proprictarv 

May 11,2005 

In Reply Refer to: Serial 05-JG- 1 77 


Bureau oflnvestiiraiigi^ 


h2 

b7E 

b6 

b7C 


Subject: Submittal of Tailc Order Rc^nse for I5S-B-492 W 

Reference; (a) Govcnj,mcn,t Letter dated April 18, 2005 

Enclosure: (1) 


Task Order Responre dated May 10, 2005 


Dead 


CoinpaaL 
requesting a task response 
(FFF) to accomplish this task itf 
follows; 


is pleased to submit enclosure ( 1) in response to the reference (a) letter 
fTORl for Tp k Order 158-B-492 W j'irm Fixed Price 

i ncluding option pricing. 1 be breakout for this pricing is as 


pricing for the above Task Order is valid for 60 days from the date of this letter. 


b2 

b4 

b7E 


The enclos ed TOR includes descriptions, assumptions and pricing in accordance with reference (a). 

t reaucsts that the Government review the assumptions and conditions of this letter along with 
enclosure (1). 

If any issue should arisr j t eserves the right to revise any part of the TOR in cluding price. 

Should additional tasks be authorized outside the scope of the Task Order J [^serves the right to 

submit a proposal for the additional work. 


Should you have any questions or require addition al informatio n regarding this letter or the gnclosurc. 


please contact the undersigned a{ 
Sincerely, 


pr via e-mail a 


I ~lC0MPANY 


Sr. Contracts Negotiator 


b2 

b6 

b7C 


Proprietary 








Sj^ (XMC( U<jlJ Qma- Cla/^ 
Q^icIm ^hApAv.^ CO . 



Jtiij fRpjtnite tnamiJSim ninwnded only ftr tht uu »f (he idiHvidutI or entity to which it ii Iddreued md imy contain information that is pivilefted, eonfldeniiit, 
and exempt 6oin diwtosure under appliealilc law. K foe reader oT this tiMSMet it not the intended recipient or the ernployee or eeoit nspontible to ^t*et it to the 
intended reeipienL you ire hereby noti6ed that rcwling, diiseiDinatiBg, dutn'budng or copying tbie cotnmuniettion it tirieily prohibited. If you hare received this 
commuttKitian in emr, pleote noti^ ut irtwncdUlriy Bid return the original nie«uge in u« at the above adrtrcii via the U.$. Petal Service. Thanh you. 

NoMS 

1. If message is not received completely or net xeeotved by intended party, please contact sender. 

2. No clMsified informatroo shall be sent via facsunile. 

3. No techaical doi rdated to defense articles or aervisca shall be transmitted out of the Ihiited States. 

4 . No "Company privste” oisieria} shall be sent to an unattended machine, and transmission to an onaneodod machine rctpitres idephtme 
conflrmaihm by intended recipient upon receipt 













U.S. Department of Justice 
Federal Bureau of Investigation 


Tel: 

Fax: 


b2 

b4 

b7E 


July 29, 2005 


Sr. Contract NeqotiaW 


Subject: CONTRACT J-FBI-02-1 58 DCS-50od 

TASK ORDER B-530 W COMBINED SUPPORT 


Dean 


Thft Dumose of this lettei[ is to issue task order B-530 W for Combined Support 
All other terms and conditions remain unchanged. 


be 

b7C 

b2 


Should you r enuire additional inf ormation and/or clarification on this task, please 
contact me at j 


Sincerely; 

AIL IHFOPMATIOII COMTAIMEr) 

HEREIN IS UNCLASSIFIED 

DATE Q4-28-2009 BY 60322/UC/LRP/PLjysdb 


b2 

b6 

b7C 


Contracting Officer 





TASK ORDER 


FOR 

COMBINED SUPPORT 


Contract Number; J-FBI-02-158 Option Year Two 
Task Order Number:158 -B530-W 


References: a) Contract J-02-1 58, DCS-500C 

b ) Ongoing S upport Discussions Between[ 






and 


the Government 


letter, 05-JG-230, subj: Revised Offering for New Contract Line 


Item Numb er (CLIN), dated June 21, 2005 


letter, 05-JG-181 , subj: Request for New Contract Line Item 


e)^ 


Numbers' dated Ju ne 21, 2005 


Red Wolfl 


dated May 1 1 , 2005 


b2 

hlE 

h€ 

b7C 


1. Federal Bureau of Investioation (FBI) Task Monitors fTMsVPoints of Contact. 

a. Contracting Officer 

b. Contracting Officer Technical Representative: 

The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this task. 

2. Place of Performance: All Sites 

3. Period of Performance: August 01, 2005 to February 28, 2006 


4. Notice To The Government Of Delays; 
of contract J-FBI-02-1 58. 


bhall comply with paragraph 


F.3. 


5. Peliverabie/Delivery Schedule : Combined Support (CLIN 6003AV). This CLIN 
includes CUN 6003 AU and CLIN 6003AT, as well ad 


page 
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6 . 



8. Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBI-02-158. b2 

hi 

b7E 


9. Confirmation: 


shall confirm receipt of this order by e-mailing the 
rtractino Officer Technical Reoresentative. Alternate 

Contraclinq OfRo 

sr 

ana Cor 

notification via fax 

1 


10 Funding; This order in the am ount o f I s to be charged to Purchase 

Ordel iThis ta sk is incrementally funded i n the amount of 

jrotal funding for this order is| 

Balance of funding will be forthcoming in FY06 subject to availability ot funds. 


158-8530 W Combined Support 07/29/05 
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Proprietary 

August 22, 2005 

Reply Refer to; Serial 05>JG->284 


Fcdcpl Bureau of hvestigation 

.^ool 


Subject: Submittal of Task Order Response for 158-B>527 W 


Reference; (a) Government Letter dated July 19. 2 005: Subj ect -Request for R FCE.fo f" I 

(b) * Contract J-(>M58 DCS S&Mj ') 


Enclosure: 

Dear! 


( 1 ) 


In response to the government's reference (a) lettej 
Task Order Response (TOR) for 158-B-527 W. ^ 


fask Order Response dated August 17, 2005 
|Compan>| ~~ 


is pleased to submit a 


firm fixed price (FFP) to accomplish this task i Pricing detail for this task is as 



jpricing for the above Task Order is valid for 60 days from the date of this letter. 


If any issue should arise] [reserves the right to revise any part of the TOR inc luding price. 

Should additional tasks teaQttuKiZiBd outside the scope of the Task Ordcr j f eservea tiie right to 

submit a proposal for foe additional work. 

Should you h ave any questions or require additional mfonnation regarding thi s letter or the enclosure, 

J>r the undersigned at 


please contacj 

1 Program Manager at 1 

1 br via e-mail a 

1 1 


Sincerely, 


ICOMPANY 


Sr. tJontraets niegotiaior 


b2 

b4 

bS 

b7C 

b7E 
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U.S. Department of Justice 
Federal Bureau of Investigation 





Tel: 

Fax: 




September 21 , 2005 


senior uoniraci Negotiator 


Subject: CONTRACT J-FBI-02-1 58 DCS-5000| 

ENGINEERING SERVICES ORDER 15S-B-540 W 


b2 

b6 

■b7C 

b7E 



the attached task order 1 58-B-540 W for the direct shipment of GOE equipment to 


Should you r ^uire additional information and/or clarification on this task, please 
contact me at] I 


b2 

b6 

b7C 

b7E 


ALL IHFORHATIOH COHTAIHED 

HEFEISr IS tmCLASSIFIED 

DATE 04-26-2009 BY 60322/UC/LRP/PLJ/sdb 


Sincerely. 


Uontracting oiTicer 






B-540W 

SHIP GOE EQUIPMENT TO 


b2 

b7E 


Contract Number; J-FBI-02-1 58 Year Two 

Task Order Number: 158-B-540 W 

Reference: a) PM Di rection 

b) RMS[“^ I 


Sc ye of Work: Ship p OE equipment as specified in parag raph 5 b elow tc | ] (Attn: 


The equipment shall be received at 


bn or before 


TT, 

September 28, 2005, as specified in paragraph 5. below. 

Federal Bureau of Investigation fFBh Task Monitors (TMsVPoints of Contact: 
a. Contracting Officerj 


b. Contracting Officer Technical Representative 


b6 

.b7C 


The individuals listed above are the primary and alternate points of contact during 
performance of this order. 


1 . Title; Ship GOE Stock 


be 

b7C 

b2 

b7E 


2. Task Order Type; In accordance with paragraph B.3 of contract J-FBI-02-1 58, the 
order type of this task is Firm Fixed Price (FFP). 

3. Notice To The Government Of Delays; Notify the FBI Contracting Officer as defined 
in paragraph F.3. of contract J-FBI-02-1 58. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 

4. Period of Performance: On or before September 28, 2005 

5. Deliverable/Deliverv Schedule : 


I 

Delivery Description | 

Qty 

Delivery 

c 



On or before 09/28/05 


6. Task Order Value: $0.00 


7. Confirmation: | [shall confirm receipt of this order by e-mailing the 

Contracting Officer and Contracting Officer Technical Representative. Alternate 


b2 

b4 

b7E 


158-B-540W 
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09/20/05 





b2 

b7E 


notification via fax 


8. Confirmation of Receipt/Delivery : I 
equipment on this order and fax the proof to thej^ 


shall obtain proof of de 


at 


ivery for 


Information required on a proof of delivery is defmed below: 


Signature of Government Employee 


receiving equipment. Prior to 


shipment Government personnel wilMnventory and bar-code appropriate 
components. 


Printing of individuals Name 


Position Title of Government Employee 
Phone number of Government Employee, 


• Invoice for this task will not be accepted unless accompanied with a proof of delivery 
or the COTR has signed an SF 1034. 

9. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58, 


158-B-540 W 


b2 

b7E 09/20/05 
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ALL THFORHATIOH COHTAINED 
HEREIH IS UNCLASSIFIED 

DATE 04-23-2009 BY 60322/UC/lRP/PLCT/Stlb 


Memo 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 09/21/05 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 



ACTION REQUIRED 

SITE# 

COMMENTS 


n Issue Delivery Order 



B-540W 

□ Issue Task Order 



□ Issue Modification 




o Issue COTR/CO letter 




Please issue the above requested documentation to| 


Contraciing unicers i ecnnicai Kepresentaiive 


b6 
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September 20, 2005 



ALI, INFOEBATIOH COHTAIHID 

HEREIN 13 UNCLASSIFIED 

DATE 04-28-2009 BY 60322/UC/LRP/PLJ/3db 


Page 1 of 1 







U.S. Department of Justice 
Federal Bureau of Investigation 


wr 

Fax: 


b2 

b7E 


September 22, 2005 



Subject: CONTRACT J-FBI-02-1 58 DCS-5000 [ 


ENGINEERING SERVICES ORDER 158-B-482 W MODIFICATION 004 


Deal 

The purpose of this letter is to authoriz j" i Company to implement 

the attached modification 004 to task order 1 58-B-482 W to accept TOR 05-JG- 
331 dated September 20, 2005. All other terms and conditions remain unchanged. 


b6 

b7C 

b2 

b7E 


Should you r equire additional inf ormation and/or clarification on this task, please 
contact me atl I 


ALL IHFOFHATION COHTAIHED 

HEPEiH IS TOICLAS3IFIED Sincerely, 

DATE 04-2S-2009 BY 60322/UC/LRP/PLjysdl) I 


Contracting Officer 







M ODIFICATION 004 TO B-482 W 

forI 


b2 

b7E 


, Contract Number: J-FBI-02-158 Year Two 
Task Order Number 158-B-482 W Mod 004 
Reference: a) TOR 05-JG>331 dated September 20, 2005 


Purpose: The purpose of this mo dification is t o accept Reference (a) above, and 
increase the funding on this order. should coordinate the actual instaliation date 

with the site. 

Scope of Work I I ^ 


Federal Bureau of Investigation (FBh Task Monitors fTMsyPoints of Contact: 


a. Contracting Officer 


b. Contracting Officer Technical Representative; 

b2 

The individuals listed above are the primary and alternate points of contact for the te 
Contracting Officer (CO) during performance of this order. b"? i 


1. Title: 


2. Task Order Type: in accordance with paragraph 8.3 of contract J-FBI-02-158, the 
order type for this task is Firm Fixed Price (FFP) for tt^e labor and materials and Cost 
Reimbursable (CR) for the travel. 


3. Period of Performance: On or before October 7, 2005 

4. Deliverable: Verification that! 


5. Notice To The Goveriiment Of Delays: 


shall comply with paragraph F.3 


of contract J-FBl-02-1 58. The contractor shall notify the Contracting Officer in writing if any 
events arise that wili prevent this order from being folly executed. 


15a-B-482W.MO(i004 


b2 

b7E 


09 / 22^5 
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6. Estimated Task Order Value: 


CR travel of[^ 


}ffp labor/materials off 


and 


b4 


7. Funding: Thisorden 


is to be charged to Purchase Orders 


and 


8. ConFirmationI I shall confirm receipt of this order by e-mailing the 

Contr acting Officer and Contracting Officer Technical Representative. Alternate notification 

via fa) | I b2 


9. Confirmation of ReceiPt/Delivery : 
services on this order. 


^hall obtain proof of delivery for 


Information required on a proof of delivery is defined below; 


Signature of Government Employee 
shipment Government personnel will 
components. 


receiving services. Prior to. 
inventory and bar-code appropriate 


b2 

■b7E 


• Printing of individuals Name 


• Position Title of Government Employee 

• Phone number of Government Employee. 

• Invoice for this task will not be accepted unless accompanied with a proof of delivery 
or the COTR has signed an SF 1034. 


10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


1 1 . Travel] shall comply with paragraph H.3, T ravel, of contract J-FBI-02-1 58 

and Federal Acquisition Regulation (FAR) 31.205-46. Travel Costs. Costs iricurred for 
lodging, meals and incidental expenses shall be considered to be reasonable and 
allowable only to the extent that they do not exceed on a daily basis, the maximum per diem 
rates in effect at the time of travel as set forth in the Federal Travel Regulation. Airfare 
costs in excess of the lowest customary standard, coach, or equivalent airfare offered 
during normal business h ours are una llowable unless documented, justified, and approved 
in advance by the COTR. I Ishall provide a copy of receipts as part of the invoice 

package submitted for payment upon completion of the task. 


b2 


15S-B-482W,Mck1004 



09/22/05 
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U.S. Department of Justice 
Federal Bureau of Investigation 





ITT 

Fax: 


September 26, 2005 


b2 

b6 

b7C 

b7E 




Subject: CONTRACT J-FBl-02-1 58 DCS-5000[ 


MODIFICATION 001 TO ENGINEERING SERVICES ORDER 158-B-527 W 


Dea 


The purpose of this letter is to authorizeC 


Company to irrtDiement 


the attached modification 001 to task order 158-B-527 Wforf 

I 1 

Should you rpniiirr* aririitinnai^infnrmatinn and/or Clarification on this task, pfease 
contact me an 


b2 

b6 

b7C 

b7E 


Sincerely; 

ALL INFORHATIOH CtJHTAIHED 

HEREIH 13 TIHCLA3SIFIED 

DATE 04-28-2003 BY 60322/tJCy'LRP/PL J/sdb 


Contracting Otncer 






MOD 001 TO B-527 W 


Contract Number J-FBI-02-158 Option Year Two 


Task Order Number: 158-B-527 W MOD 001 


Reference: a) PM Direction 

b) TOR 05-JG-284 dated August 22, 2005 

c) Revised TOR sheet dated September 27, 2005 


Purpose: The purpose of this modification is to accept reference (b), provide funding for 
this action, increase scope of order to inciudej 


Scope of Work; This order is to[ 


Federal Bureau of Investigation fFBh Task Monitors fTMsyPoints of Contact: 

a. Contracting Officer: 

b. Contracting Officer Technical Representative: { I 


b2 

:b7E 

b6 

b7C 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Title; 


2. Task Order Typ e; In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Period of Performance: ARO to October 20, 2005 

4. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that wilt prevent this order from being 
fully executed. 

5. Deliverable/Delivery Schedule : 


MOD 001 I 1 

158-B-527W , I I 09/27/05 
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Description QTY 

Delivery 

Site 

Delivery 

Date 


10/28/05 

10/28/05 


6. Cost Based upon TOR 05-JG-284 

]and 


7. Confirmation j] 


|shall confirm receipt of this order by e-mailing the 


Contr acting Officer and Con tracting Officer Technical Representative. Alternate notification 
viafaxl I 


8. Funding: Funding for this o rderT 


shall be provided from Purchase Order 


9. Confirmation of Recelpt/Dellverv : 
equipment on this order. 


shall obtain proof of delivery for 


b2 

b4 

b7E 


Information required on a proof of delivery is defined below; 

• Signature of Government Employe^ receiving rehabilitated 

systems. Prior to shipment Govemhfient personnel will inventory and bar- 
code appropriate components. 

• Printing of individuals Name 

» Position Title of Government Employee 

• Phone number of Government Employee. 

• Invoice for this. task will not be accepted unless accompanied with a proof of 
delivery or the COTR has signed an SF 1034. 


10. Terms and Conditions; All other terms and conditions remain unchanged from 
contract J-FBl-02-158. 


MOD 001 
158-B-527W 


09/27/05 


page 
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Memo 


ALL lUFOraATIOH COTOTAIHED 

HEFZIH IS UMCLASSIFIED 

DATE 04-23-2009 BY 60322/UC/LRP/PLJ/sdi3 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 09/26/05 ■ 

Subject: CONTRACT J-FBI-02-158 DCS-500C 


Request the attached file be processed as indicated below. 



ACTION REQUIRED 

SITE# 


COMMENTS 




□ issue Delivery Order 





0 Issue Task Order 




B-527 W 

□ Issue Modification 001 

1 1 

Accept TOR fol 

[11] 

b 


□ Issue COTR/CO letter 
^ 1 





Please issue the above requested documentation k 


L 



b7C 


Contracting Officer’s Technical Representative 









U,S. Department of Justice 
Federal Bureau of Investigation 





Tel 

Faj 




September 28, 2005 


Senior Contract Negotiator 


b2 

be 

b7C 

b7E 


Subject; CONTRACT J-FBl-02-1 58 DCS-500 
ENGINEERING SERVICES ORDER 




8-B^82 W MODIFICATION 005 


Dea 


The purpose of this letter is to authorize pompany to implement 

the attached modification 005 to task ordeno8-b-482 w. All other terms and 
conditions remain unchanged. 


Should you r equire additional inforj; nation and/or clarification on this task, please 
contact me 


ALL IHrORHATIOH COKTAIHED 

HEKEiH 13 TjMCLAssiFiED Sincerelv; 

DATE 04-28-2009 BT 60322/UC/LEP/PLJ/S(3l5 I 


Contracting Officer 






MO DIFICATION QOS TO B-482 W 
FOR I 


Contact Number: J-FBI-02-158 Year Two 

Task Order Number; 158-B-482 W Mod 005 

Reference: a) TOR 05-JG-331 dated Septemb er 20, 2005 
b) Phonecon EJ & RE of 9/26/05 re j 


Purpose: The purpose of this modification is to extend, the period of performance on 
provide on-site work days. 


Scope of Work:! 


Federal Bureau of Investigation (FBi\ Task Monitors (TMsVPoints of Contact: 


a. Contracting Officer:| J 

b. Contracting Officer Technical Representative; [ 

The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Tide: 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type for this task is Firm Fixed Price (FFP) for the labor and materials and Cost 
Reimbursable (CR) for the travel. 


b2 

b4 

b7E 

bo 

b7C 


3. Period of Performance: On or before October 31 , 2005 


4. Deliverablef 


5. Notice To The Government Of Delays: 


bhall comply with paragraph F.3 


of contract J-FBI-02-158, The contractor shall notify the Contracting Officer in writing if any 
events arise that will prevent this order from being ftilly executed, 

6. Estimated Task Order Value: 


FFP labor/materials on 


end 


158-B-482 W, Mod 005 



ta2 

b7E 


O9/26/0S 


page 

2 







CR travel ofl 


7. Funding; This ordetT 


is to be charged to Purcha se Orders 


snd 


8. Confirmation; shall confirm receipt of this order by e-mailing the 

Contra cting Officer and Con tracting Officer Technical Representative. Alternate notification 
via fax! 


9. Confirmation of Receipt/Deliverv :[ 

services on this order. 


Information required on a proof of delivery is defined belov/: 


]shall obtain proof of delivery for 


Signature of Government Employee 
shipment Government personnel wil 
components. 


[receiving services. Prior to 
inventory and bar-code appropriate 


Printing of individuals Name 

Position Title of Government Employee 

Phone number of Government Employee. 


b2 

b4 

ta7E 


• Invoice for this task will not be accepted unless accompanied with a proof of delivery 

or the COTR has signed an SF 1034. 

10. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


1 1 . Traveh l |shall comply with paragraph H.3, T ravel, of contract J-FBI-02-1 58 

and Federal Acquisition Regulation (FAR) 31.205-46, Travel Costs. Costs incurred for 
lodging, meals and incidental expenses shall be considered to be reasonable and 
allowable only to the extent that they do not exceed on a daily basis, the maximum per diem 
rates in effect at the time of travel as set forth in the Federal Travel Regulation. Airfare 
costs in excess of the lowest customary standard, coach, or equivalent airfare offered 
during normal business h ours are una llowable unless documented, justified, and approved 


in advance by the COTR. 
package submitted for payment upon completion of the task. 


[Shall provide a copy of receipts as part of the invoice 


15B-B-482 W. Mod 005 


09/28/05 


page 
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Memo 


ALL rnFOPMATION COHTAIHED 

HEFIIH IS WICLASSIFIED 

DATE 04-28-2Q09 BY 60322/UC/LRP/PLjysdb 


To; Contracting Officer 

From: Contracting Officer’s Technical Representative (COTR) 

Date: 09/28/05 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED 

SITE# 

COMMENTS 


a Issue Delivery Order 




o Issue Task Order • 



B-482W 

□ Issue Modification 005 


Revise task to extend 




Period of Performance 


□ Issue COTR/CO letter 




Please issue the above requested documentation tcl 


b2 

b6 

b7C 

b7E 


Contracting Officer's Technical Representative 













U.S. Department of Justice 
Federal Bureau of Investigation 


Senior Contract Negotiator 


Te(; 

Fax: 


September 30, 2005 


b2 

b6 

b7C 

b7E 


Subject CONTRACT J-FBI-02-158 DCS-500o i 

MODIFICATION 001 TO EQUIPMENT OROER B-512 D 


Dean 


The purpose of this letter is to authorizel 

the attached modification 001 to equiprront order B-b1ZT). 


Company to implement 


Should you r enuire additional info rmation and/or clarification on this task, please 
contact me [ 


b2 

b6 

b7C 


Sincerely; 


ALL IHFORHATION COHTAIKED 

HEREIH IS UHCLAS3IFIED 

DATE 04-28-2009 BY 60322/UC/LRP/PLJ/3ab 


Contracting Officer 






MOD 001 TO EQUIPMENT ORDER 
B-S12D 


b4 


Contract Number: J-FBI-02-158 Year Two 
Delivery Order Number 158-B-512 D MOD 001 


Reference: 


a. 

b. 

c. 


PM Direction of 09/1 6/05 j. 

Program direction & discussion with BW oj^ 
PM discussion with RDE on 9/29/05 


9/21/05 


Purpose: The purpose of this modification 


b2 

hlE 


Federal Bureau of Investigation /FBh Task Monitors rrMsVPoints of Contact: 


b. Contracting Officer] 


b. Contracting Officer Technical Representative; 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


b6 

b7C 


1 . Title: MOD 001 to Equipment Order 


2. Delivery Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the b 4 
order type of this task is Firm Fixed Price (FFP). 


3. Place of Performance: 


4. Period of Performance: ARO to January 13. 2006 


5. Deliverable/Delivery Schedule : 


Description CLIN Unit Price Qty Site Delivery Date 


1 

1003AQ 


lanuary 13, 2006 

iDer attached 

MOO 001 to the original 

1 . 


TOTAL 




MOD 001 
158-8-512 D 


10/03TO5 







6. Notice To The Government Of Delays 


jshall comply with paragraph F.3 


of contract J-FBt-02-158. The contractor shall notify the Contracting Officer in writing if any 
events arise that will prevent this order from being fully executed. 


7. Funding; This orde 


is to be charged to Purchase Orderl 


and Purchase Order 


b4 

b2 


8. Conflrmationl 


jshall confirm receipt of frits order by e-mailing the Contr acting 


Officer and Contracting Officer Technical Representative. Alternate notification via fa)i 


9. Confirmation of RecBiDt/Deliverv :[ 
equipment on this order. 


shall obtain proof of delivery for 


Information required on a proof of delivery is defined below: 


Signature of Government Employed 


receiving eq uipment. It is the 


Government's intent that this equipment will be installed atj [via a separate 
installation order. Prior to shipment Government personnel wi;i inventory and bar- 
code appropriate components. 


10. Confirmation 


jshall confirm receipt of this order by e-mailing the 


1 1 , Terms and Conditions; All terms and conditions remain unchanged from contract J- 
FBI-02-158. 


b2 

b7E 


Contr actino Officer and C ontracting Officer Technical Representative. Alternate notification 
via fa» 


Attachment 


MOD 001 to 


3 


pages 


MOD 001 
158-B-512D 


b2 

b7E 


10/03/05 









ALL rHFORHATIOH COHTAIHZD 

HERZI0 13 rarCLASSIFISD 

DATE 04-28-2009 BY 60322/UC/LRP/PLJ/sdb 


Memo 


To: Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date; 09/28/05 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE# COMMENTS 

B-512D 

□ Issue Madification 001 

MQDJd r^confiqure for 


□ Issue Task Order 





a Issue Equipment Order 




a Issue COTR/CO letter 




Please issue the above requested documentation to 


b6 

b7C 

b2 


Contracting Officer's Technical Representative 






Message 


ALL IHFORHATION COHTAIHED 

HEPEIU IS UHCLASSIFIED 

DATE 04-28-2009 BY 50322/UC/LRP/PLJ/sdEi 


Page 1 of I 


(OTD)(CON) 


](OTD)(CON) 


From: | 

Sent; Thursday, September 29, 2005 10:47 AM 
To; I I (OTD) (CON) 

Cc: 


(OTD)(CON) 


Subject: MOD 001 to B-512 0 


(OTD) (CON) 


b6 

:b7C 


N ON-RECORD 

Piease have | I prepare MOD 001 to B-512 D - the 
The MODS Inr liidfil 


Add Reference "C" - PM discussion with RDE on 9/29/05 
Item 5 - adjust unit price and total price to reflect| 

Item 7 - add the fund cite for the additionalj 


1 requested above 


Attach a copy of the correct 
maKe sure to attach a copy 6! 


of the[^ 


~h sheets are in the B-512 D folder) - 


Please let me review it before | "t akes t d ~ 

I've put the MOD 001 folder in j [ chair for his use. 
Thanks 


)or approval. 


□ 


b4 

b6 

b7C 

b2 

b7E 


b4 


b5 

b7C 


SENSITIVE BUT UNCLASSIFIED 


9/30/2005 









U.S. Department of Justice 



Federal Bureau of Investigation 




The purpose of this letter is to authorize l 
the attached task order 158-B-539 W requesting a costl 
i and |~ ' | Ta5 

required not later than October 1 1 , 2005. 


I Company to implement 


Should you n 
contact me a 


tformation and/or clarification on this task, please 


h6 

to7C 






B-539 W 

REQUEST FOR COST ESTIMATE 

Contract Number: J-FBI-02-158 Year Two 
Task Order Number: 158-B-539 W 


b2 

b4 

b7E 


Reference: a) PM direction of 9/27/05 

Scope of Work: Provide cost estimate by sub-task, to 
(from B-5Q4 Ob confiourel 


I nrov/idfl and install a 


id entified in Item 4 below. It is also required that the contractor validate the operation of 
th d b onfirm they are working properly upon the completion of 

this installation. 

Contractor shall provide a Task Order Response (TOR) to this Request for Cost Estimate 
(RFCE) on or before October 1 1 . 2005, 

Federal Bureau of Investigation (FBIt Task Monitors fTMsVPoints of Contact: 
a. Contracting Officer:! 


b2 

b4 

b7E 


b. Contracting Officer Technical Representative: 


b6 

b7C 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Titte[ 


lat Sites Defined in Item 4 


b4 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm, Fixed Price (FFP) for the labor and Cost Reimbursable 
(CR) for the travel. 

3. Period of Performance: On or before November 14, 2005 

4. Deliverable: Task includes installation of| 


"Isubtask 1 


b2 

b4 

b7E 


requires the contractor to I 


requires the contractor to| 


[Further, subtask 3 


158-B-53SW 


09/30/05 


naae 









ADOmONALWORK 


None 


REQUIRED UNDER 




THIS SUB-TASK 





5. Task Order Value; To be Determined by response to this Request for Cost Estimate 
(RFCE). 


6. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3 of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that wili prevent this order from being 
fully executed. 


7. Funding: Funding for this task shall be identified upon receipt of a TOR. 


8. Travel:! jshall comply with paragraph H.3, Travel, of contract J-FBI-02-158 

and Federal Acquisition Regulation (FAR) 31 .205-46, Travel Costs. Costs incurred for 
lodging, meals and incidental expenses shall be considered to be reasonable and 
allowable only to the extent that they do not exceed on a daily basis, the maximum per 
diem rates in effect at the time of travel as set forth in the Federal Travel Regulation. 
Airfare costs in excess of the lowest customary standard, coach, or equivalent airfare 
offered during normal business ho urs are unallo wable unless documented, justified, and 
approved in advance by the COTR ihall provide a copy of receipts as part of 

the invoice package submitted for ogvmem updr> completion of the task. 


9. Confirmation; 


shall confirm receipt of this order by e-mailing the 
Contracting Offic er and Contractin g Officer Technical Representative. Alternate 
notification via fa) j I 


10. Confirmation of Receipt/Deliverv : | I shall 

equipment/services on this order and fax the proof to the 


obtain proof of delivery for 


.c 


Information required on a proof of delivery is defined below: 


h2 


Signature of Government Employee (at Sites indicated ) receiving services. Prior to 
shipment Government personnel will inventory and bar-code appropriate 
components. 

Printing of individuals Name 


158-B-539W 


b 2 page 

b7E 3 


09/30/05 





• Position Title of Government Employee 

• Phone number of Government Employee. 

• Invoice for this task will not be accepted unless accompanied with a proof of delivery 
or the COTR has signed an SF 1034. 

11. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-158. 


158-B-639W 


b2 

b7E 0900/05 


page 
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Memo 


ALL IHFORHATION CONTAINED 

HEREIN IS UNCLASSIFIED 

DATE 04-28-2009 BY 6Q322/UC/lRf/PLJ/sdl3 


To: 

From: 

Date: 

Subject: 


Contracting Officer 

Contracting Officer's Technical Representative (COTR) 

09/27/05 

CONTRACT J-FBI-02-158 DCS-5000 


Request the attached file be processed as indicated below. 


ACTION REQUIRED SITE# COMMENTS 


□ Issue Delivery Order 



B-539W 

□ Issue Task Order (RFCE) 



□ Issue Modification 




Please issue the above requested documentation to I I 


be 

b7C 


Contracting Officer's Technical Representative 









Message 


Page 1 of 1 


|(OTD)(CON) 

From: \ b lD) fCON) be 

Sent: Thursday, September 29, 2005 10:25 AM 

To: I k OTD) ( CON) 

Cc: I K OTD)(CON)i 

Subject: MOD 001 to B-539 W 


OTD) (CON) 


N QN-REC QfiP 

I I Please have j I prepara MOD 001 to B-539 W to do the following; 



Subtask 2 is OK as written 

Subtask 3 needs to have the foilowinQ added -I 


Subtask 4 is OK as written 


First version of MOD 001 folder has been 


placed on j [ i^air. 


b6 

b7C 


SENSITIVE BUT UNCLASSIFIED 


ALL IHFOKHATICIN COHTAIHED 

HEEEIH IS UNCLASSIFIED 

DATE 0'5-28-2009 BY 60322/UC/LRP/PLJ/sdi) 


9/30/2005 






proprietary 


October 10, 2005 

In Reply Refer to; Serial 05-JG-339 

F ede ral Bureau of Investiga tion 
Attn:| ICQTR 


Subject: Contract J-02-158 DCS 500(1 

Report 


b2 

b6 

b7c 

b7E 


peptember 2005 Monthly 


Enclosure: (1) September 2005 Monthly Status Report Dated October 7, 2005 

(Orig. and 1 Copy) 


(2) One CD - Electronic Copy of September 2005 Monthly Report 


Dean 


I |Compan; 

the subject contracr * 


pleased to provide enclosures (1) and (2) 


in accordance with 


Should you have any ques tions or require a dditional infor mation regarding this lette n please 


contact the undersigned at 


or via e-mail al 


Sincerely, 

IrniuPAT^Jv 


Sr. Contracts Negotiator, 


h2 

b6 

b7C 


cc; 


I Contracting Officer) 


b6 

b7C 


jProprietary 







U.S. Department of Justice 
Federal Bureau of Investigation 


Tel: 

Fax: 


October 03, 2005 


Senior Contract Negotiator 


Subject; CONTRACT J-FBI-02-1 58 DCS-500d 

ENGINEERING SERVICES ORDEF ^b ' 8-B-b4 T VV 


b2 

b5 

b7C 

b7E 


Dear[ 


The purpose of this letter is to authorize b ompany to implement 

i h ft att a c^ t u jd task Order 158-B-541 W for the direct shipment of GOE equipment to 


Should you r<^nire additional infnrmatinn and/or Clarification on this task, please 


contact me ai 




ALL iHFORHATioN coHTAuiEb Sincerely; 

HEREIN IS UNCLASSIFIED 

DATE 04-28-2009 BY 60322/OC/LRP/PLa/sdb 


Contracting Officer 






B-541 W 

SHIP GOE EQUIPMENT TO 
Contract Number: J-FBI-02-158 Year Three 
Task Order Number: 158-B-541 W 
Reference: a) PM Direction of 10/03/05 


Sc ope of Work: Ship GOE equipme nt as specified in paragraph 5 b elow tJ 


TAI 


The equipment shall be receiver^ 


](Attn: 


on or 


before COB October 18, 2005, as specified in paragraph 5 below 


Federal Bureau of Investigation (FBH Task Monitors (TMsyPoints of Contact: 


a. Contracting Officeii 


b. Conh'acting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact during 
performance of this order. 


1. Title: Ship GOE StocH 


h2 

h4 

b& 


2. Task Order Typ e: In accordance with paragraph 8.3 of contract J-FBI-02-158, the t>7c 
order type of this task is Firm Fixed Price (FFP). 


3. Notice To The Government Of Delays: Notify the FBI Contracting Officer as defined 
in paragraph F.3. of contract J-FBI-02-158. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 

4. Period of Performance: On or before October 18, 2005 

5. Deliverable/Delivery Schedule : 


Delivery Description 

Qty 

Delivery 


3n or before 10/18/05 


6. Task Order Value: $0.00 


7. Confirmation: hall confirm receipt of this order by e-mailing the 

Contracting Officer and Contracting Officer Technical Representative. Alternate 


158-B-541 W 


10/03/05 


page 






notification via fa>| 


8. Confirmation of Receipt/Delivery ; 

equipment on this order and fax the proof to the 


Mali obtain proof of delivery for 

bt! 1 


Information required on a proof of delivery is defined below; 


b2 

bVE 


Signature of Government Employee! 


eceiving equipment. Prior to 


shipment Government personnel will inventory and bar-code appropriate 
components. 


• Printing of individuals Name 


• Position Title of Government Employee 

• Phone number of Government Employee. 

• Invoice for this task will not be accepted unless accompanied with a proof of delivery 
or the COTR has signed an SF 1034. 

9. Terms and Conditions: All other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


158-B-541 W 


b2 

b7E 


page 

3 


10/03/05 




ALL IHFORHATIOH COHTAINED 

HEREIH IS UHCLA3SIFIED 

DATE 04-28-2009 BY 60322/UC/LRP/PLJ/sdl) 


Memo 


T 0 : Contracting Officer 

From: Contracting Officer's Technical Representative (COTR) 

Date: 10/03/05 

Subject: CONTRACT J-FBI-02-1 58 DCS-5000 


Request the attached file be processed as indicated below. 



ACTION REQUIRED 

SITE# 

COMMENTS 


n Issue Delivery Order 



B-541 W 

o Issue Task Order 




□ Issue Modification 




□ Issue COTR/CO letter 




hZ 

b4 

b6 

b7C 

■b7E 


Please issue the above requested docunnentatiork tcj 


■ _ 

Contracting Officer's Technical Representative 













Proprietary 


b2 

November 10, 2005 

-b7C 

b7E 

In Reply Refer to: Serial 05-RB-007 



Enclosure: (1) Oct. 2005 Monthly Status Report Dated Nov. 10, 2005 (Orig. and 1 Copy) 


(2) One CD - Electronic Copy of October 2005 Monthly Report 


Dear 


[Companyj^ 

the subject contract.'' 


is pleased to provide enclosures (1) and (2) in accordance with 


Should you have any ques tions or require 
contact the undersigned at| 


ditional infor mation regarding this letter, please 
via e-mail an 


^diti 
or vi: 


Sincerely, 


ICOMPANY 


Sr. Contracts Negotiator 


b2 

b6 

b7C 


cc: 


Contracting Officer) 


b6 

b7C 

b2 


Proprietary 








U,S. Department of Justice 
Federal Bureau oflnvestigation 


All IHFORHATIOII COHTAIHED 

HERZrw IS UNCLASSIFIED 

DATE 04-28-2009 BY 60322/UC/LRP/PLJ/sdb 


Tel: 

Fax: 


b2 

ta7E 


December 19, 2005 


bemor uomract NeaoTiafor 


b2 

b6 

b7C 

b7E 


Subject: CONTRACT J-FBI-02-1 58 DCS-5QQC l I tASK 

ORDER B-446 W, MODIFICATION 004 ENGINEERING SUPPORT 
SERVICES 


Dean 


The purpose of this letter is to authoriz e | to implement modification 004 to 

task order B-446 W to extend t he perioci of perforn iance through December 31 , 
2006, for engineering services 1 land to increase the required 

funding. All other terms and conainons remain unchanged. 

Should you r eouire additional information and/or clarification on this task, please 


contact me afl 


b2 

b7E 

b6 

b7C 


.gjtnrprplv 


Cdriti'acting umcer 





MODIFICATION 004 TO B-446 W 
ENGINEERING SERVICES FOR 


b2 

b7E 


Contract Number; J-FBl-02-158 Year Three 
Task Order Number; 158-B-446 W Mod 004 


Reference: BC directionof 12/1 6/05 


Purpose: The purpose of this modifica tion is to exten d the period of performance until 
December 31, 2006. Additional funding^ 


is being provided under this 


b4 


modification, see section 8. All other terms and conditions remain unchanged. 


Federal Bureau of Investigation (FBI) Task Monitors flMsyPoints of Contact; 
a. Contracting Officer: 


b. Contracting Officer Technical Representative; 


bo 

b7C 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Title: Engineering Services for] 

2 . Task Description: 


phall provide engineering services for 


shall attend meetings and provide technical reports, as required by the COTR. 
shall provide by letter a monthly written status of the funds expended on this task 


order. 

3. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-1 58, the 
order type of this task is Time and Materials (T&M). 

4. Notice To The Government Of Delays: Notify the FBI Contracting Officer as defined 
in paragraph F.3 of contract J-FBI-02-158. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 

5. Period of Performance: July 1, 2005, through December 31, 2006 


b2 

b4 

b7E 


B-446 W Mod 004 


b2 

b7E 


page 
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12/19/05 






6. Deliverable/Deliverv Schedule : See below: 


CUN 

SERVICE 

SITE 

DELIVERY DATE 


July 1, 2005, through December 31, 2006 

July 1, 2005, through December 31, 2006 

As required 


7. T ask Order Value: NTH 


Time and Materials) 


8. Fundina: This order. (NTE| 

1, is to be charged to Purchase Order 

1 Purchase Ordel 1 

land Purchase Orderl 

[Note: The 


Government has placed a limitation offending on this 
order, (see paragra ph 1.1 of contract J-FBI-02-158 clause 52.232-22) and paragraph 6 
above. will be working at risk if the limitation of funds is exceeded without 

receiving aavance formal task order modification from the Contracting Officer. 


9, Confirmation: 


jhali confirm receipt of this order by e-mailing the 


Contracting Offic er and Contracting cp fficer Technical Representative. Alternate 
notification via fa> 


10. Confirmation of Receipt/Deliverv: 


bhall o btain proof for the 


services provided on this task order and fax the proof to the| 
Information required on a proof of delivery is defined belov/; 

• Signature of Government Employee 

• Printing of individuals Name 


receiving services. 


Position Title of Government Employee 


b2 

b4 

b7E 


b2 

b7E 


Phone number of Government Employee. 

NOTE; Invoice for this task cannot be accepted unless accompanied with a 
proof of delivery or signature of COTR on the SF 1034, 


11. Terms and Conditions: All other terms and conditions remain unchanged from the 
contract J-FBI-02-158. 


page 

'3 


B-446 W Mod 004 


J 


b2 

b7E 


12b 9/05 












U.S. Department of Justice 
Federal Bureau of Investigation 



Tel: 

Fax: 


August 9, 2006 


Sr. Contracts Negotiator 


Subject; CONTRACT J-FBi-02-1 58 DCS-5000[ 
EQUIPMENT ORDER B-661 D ^ 


fo2 

b6 

:b7c 

b7E 


Dear 

The purpose of this letter is to issue equipment order B-661 D for the purchase of a 


• Should you re quire additional inf ormation and/or clarification on this task, please 
contact me at I I 


b2 

b4 

b7E 

b6 

b7C 


Sincerely; 

ALL IHFOKHATION COHTAIEED 

HEREIN IS UNCLASSIFIED 

DATE 04-26-2009 BY 60322/UC/LRP/PLU/sdl3 


Contracting Officer 






B.661 D EQUIPMENT ORDER 

b2 
b4 
b7E 

Contract Number; J-FBI-02-158 Year Three 




6. Notice To The Government Of Delays: shall comply with paragraph F.3 

of contract J-FBI-02-1 58. The contractor shall notify the Contracting Officer in writing if any 
events arise that will prevent this order from being fully executed. 


7, Funding; This order 


is to be charged to Purchase Order 


I 1 


158-B-661 D 


b2 

b7E 


08/09ra6 









S6D0215837 Line 001. 


8. Confirmation: 


shall confirm receipt of this order by e-mailing the Contra cting 


Officer and C ontracting Officer Technical Representative, Alternate notification via fa>{ 


9. Confirmation of Receipt/Deliverv 
equipment on this order. 


shall obtain proof of delivery for 


Information required on a proof of delivery is defined below: 

Signature of Government Employee (DIP) receiving equiprpsnL_!U,s the 
Government's intent that this equipment will be installed atl 


installation order 

Government personnel will inventory and bar-code appropriate components. 


|via separate 
Prior to shipment 


b2 

b7E 


10. Confirmation 


shall confirm receipt of this order by e-mailing the 


Contr acting Officer and Contracting Officer Technical Representative. Alternate notification 
via fa> 


1 1 . Terms and Conditions: All terms and conditions remain unchanged from contract J- 
FBI-02-158. 


Attachment 

System Configuration, 3 pages 


158-8-661 0 


b2 

b7E 


08/09/06 







U.S. Department of Justice 
Federal Bureau of Investigation 



b2 

Tel:\ b?E 

Fax: 


j August 29. 2006 

Sr. Contracts Negotiator 


Subject; CONTRACT J-FBl-02-1 58 DCS-50od 

MOD 001 TO EQUIPMENT ORDER B-661 D 


Dear 

The purpose of th is letter is to modification 001 to e auipment order B-661 D for 
the purchase ofa | | 


Should you r equire additional m fnrnnatinn and/or clarification on this task, please 
contact me at) 


b2 

b4 

b6 

b7C 

b7E 


Sincerely; 


ALL IHFORHATION COKTAIHEI* 

HEREIH IS UWCLAS3IFIED 

DATE 04-28-2009 BY 60322/UC/LRP/PLJ/sdlJ 

Contracting utticer 






MOD 001 TO B-661 D EQUIPMENT ORDER 


Contract Number: J-FBi-02-158 Year Three 
Delivery Order Number: 158-B-661 D MOD 001 

Reference: a j I discussions with Raytheon of July 25 and 26, 2006 

b. COTR dire ction 

c. l l assisted modified configuration sheets (Attached) 

Purpose: The purpose of this modification is to: I 


Federal Bureau of Investigation (FBH Task Monitors (TMsVPoints of Contact: 


b. Contracting Officer: 

b. Contracting Officer Technical Representative: 

The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 

1 . Title: Equipment Order 

2. Delivery Order Typ e: In accordance with paragraph B.3 of contract J-FBI-02-158, 
the order type of this task is Firm Fixed Price (FFP). 




3, Place of Performance 


4. Period of Performance: ARO to December 10, 2006 


5. Deltverable/Delivery Schedule: 


Unit Price Qty Site Delivery 











6. Notice To The Government Of Delays:! I shall comply with paragraph F.3 

of contract J-FBI-02-158. The contractor shall notify the Contracting Officer in writing if 
any events arise that will prevent this order from being fully executed. 


7. Funding: This order 


is to be charged to Purchase Order 


8. Confirmation:! 


I shall confirm receipt of this order by e-mailing the 
Contracting Offic er and Cnntrantir^ g Officer Technical Representative. Alternate 
notification via fa> 


9. Confirmation of Receipt/Deliverv 
equipment on this order. 


shall obtain proof of delivery for 


Information required on a proof of delivery is defined below; 


Signature of Government Employee (DIP) receiving equip ment. It is the 
Government's int ent that this equipment will be installed a< j via separate 

installation order I I Prior to shipment 

Government personnel will inventory and bar-code appropriate components. 


10. Confirmation 


Contracting Office 
notification via fax 


j shall confirm receipt of this order by e-mailing the 
and Contractin g Officer Technical Representative. Alternate 


1 1 . Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBI-02-158. 


Attachment 

System Configuration, 3 pages 


MOO 001 
158-8-661 D 


h2 

b7E 


08/29/06 




U.S. Department of Justice 
Federal Bureau of Investigation 



Tei: 

Fax: 


b2 

b7E 


j August 25, 2006 

Sr. Contracts Negotiator , 


Subject; CONTRACT J-FBl-02-1 58 DCS-500C 

EQUIPMENT ORDER B-662 D ^ 

Dear 

The purpose of this letter is to issue equipment order B-662 D for the purchase 


b2 

b4 

b7E 

b6 

b7c 


Should you r equire additional in formation and/or clarification on this task, please 
contact me atj 


.C^inPArglv 


ALL lEFGRKATIQH COHTAIIirED 
HEREIN IS UNCLASSIFIED 

DATE Q4-28-2009 BY 60322/UC/LRP/PL J/sdb 


Contracting Officer 







B-662 D EQUiPMENT ORDER 


Contract Number; J-FBI-02-158 Year Three 
Delivery Order Number. 158-B-662 D 


b2 

,b4 

b7E 



Federal Bureau of Investigation fFBO Task Monitors (TMsVPoints of Contact: ' 


b. Contracting Officer 


b. Contracting Officer Technical Representative; 


The individuals listed above are the primary and alternate points of contact for the b4 
Contracting Officer (CO) during performance of this order. 


1 . Title: Equipment Order,] 


2. Delivery Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, 
the order type of this task is Firm Fixed Price (FFP). 


3. Place of Performance:! 


4. Period of Performance: ARO to January 22, 2007 


5. Deliverable/Deliverv Schedule : 


Description CLIN Unit Price Qty Site Delivery 


attached [ 
sheets 



6. Notice To The Government Of Deiavs:| jshal! comply with paragraph F.3 

of contract J-FBI-02-158. The contractor shall notify the Contracting Officer in writing if 


b2 

b4 

b7E 


158-8-662 D 


08/25/06 






any events arise that will prevent this order from being fully executed. 
7. Funding; This orderT 


is to be charged to Purchase Order 


8. Confirmation: 


shall confirm receipt of this order by e-mailing the 
Contracting mfftrpr and r.nnirarting Officer Technical Representative. Alternate 
notification via fax 


9. Confirmation of Receipt/Dellverv : 

equipment on this order. 


Information required on a proof of delivery is defined below: 


h shall obtain proof of delivery for 


Signature of Government Employee (DIP) receiving equi pment. It i^ the 
Government's intent that this equipment will be installed 


via separate 

installation order. Prior to shipment Government personnel will inventory and bar- 
code appropriate components. 


10. Confirmation: 


Contracting Office, 
notification via fax 


jshall confirm receipt of this order by e-mailing the 


and Contracting Officer Technical Representative. Alternate 


11. Terms and Conditions: All terms and conditions remain unchanged from contract 
J-FBI-02-158. 


Attachment 

System Configuration, 3 pages 


158-8-662 0 



-b2 

:b7E 


08/25/06 


;b4 

h2 


h2 


b2 

b7E 


b2 




U.S. Department of Justice 
Federal Bureau of Investigation 



ALL IMFORHATIOH COHTAIIIED 

HERE IK IS UWCLA3SIFIED 

DATE 04-23-2009 BY 60322 /UC/LRP/ PL J/sdb 




'TeT 

Fax: 


r 


September 12, 2006 


h2 

he 

h7C 


Sr. Contracts Negotiator 


Subject CONTRACT J-FBl-02-158 DCS-5000| | 

ENGINEERING SERVICES ORDER B-688 W REQUEST FOR COST 
ESTIMATE 


Pear l I 

The purpose of this letter is to submit task order B-688 W request for cost 
estimate (RFCE) for the tasking for sub-tasks 1 through 8. It is requested that 
your response to this RFCE be received by this office not later than September 
1 9, 2006, as all work associated with this order must be completed on or before 
October 15, 2006. 

Should you r equire additional in formation and/or clarification on this task, please 
contact me at| I 


b6 

b7 

Sincerely, 


Contracting Officer 






B-688 W 

REQUEST F OR COST ESTIMATE 
TO IMPLEMENTl 


Contract Number: J-FBl-02-158 Year Four 

Task Order Number: 158-B-688 W 

References: (a j l \/1eetinQ of 09/1 3/06 
(b) COTR Direction 


b2 

b4 

b7E 


Purpose: The purpose of this task order is t o request an RFCE to deliver and install 
I as discussed in reference (a) above in the 

order specifieB^ in Task Descriptions below. 


Scope of Work: The scope of work for \ 


h2 

b7E 


]. The TOR i^ required on or before September 19. 2006 and the 
are to be accomplished pri or to October 15, 2006. 
lo determine[ 


completion of^ 

]is to coordinate 


and will provide those time frames in tneir i OR response. 


Federal Bureau of Investigation /FBI) Task Monitors (TMsVPoints of Contact: 


a. Contracting Officer: 


b. Contracting Officer Technical Representative: 


b6 

b7C 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Title: RFCE tol 


2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Period of Performance: All work shall be completed on or before August 18, 2006. 


158-B-688W 


b2 

b7E 


09/12/06 






4. Task Order Value: As Determined by response to this Request for Cost Estimate (RFCE). 


5. Task Descriptions: 


Sub- 

Task 

Description of Task 

Tenative 

Completion 

Oates 

Site 

WS Count 

Costs 

1 


. TBD 



TBD 

2 


TBD 



TBO 

4 


TBD 



TBD 

5 


^ TBD 



TBD 


TOTAL COSTS 



h2 

b4 

b7E 


6. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3 of contract J-FBI-02-158. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 

7. Funding: Funding for this task shall be identified upon receipt of a Task Order Response. 


8. T ravel 


Shalt comply with paragraph H.3, Travel, of contract J-FBI-02-158 and 


Federal Acquisition Regulation (FAR) 31 .205-46, Travel Costs. Costs incurred for lodging, 
meals and incidental expenses shall be considered to be reasonable and allowable only to the 
extent that they do not exceed on a daily basis, the maximum per diem rates in effect at the 
time of travel as set forth in the Federal Travel Regulation. Airfare costs in excess of the lowest 
customary standard, coach, or equivalent airfare offered during normal business huauis-aca. 
unallowable unless documented, justified, and approved in advance by the COTRJ 


shall provide a copy of receipts as part of the invoice, package submitted for payment upon 
completion of the task. ' 


b2 


9. Confirmation: 


]shall confirm receipt of this order by e-mailing the 


C ontracting Qffice[ and Contracting Officer Technical Representative. Alternate notification via 
fax^ 


10. Confirmation of Receipt/Deliverv : 


shall obtain proof of delivery for 


158-B-688W 


09/12/06 


b2 

b7E 





equipment/services on this order and fax the proof to the 


□4 


Information required on a proof of delivery is defined below: 


Signature of Government Employee (at Sites indicated in 5, above) receiving services. 
Prior to shipment Government personnel will inventory and bar-code appropriate 
components. 


b2 


Printing of individuals Name 

Position Title of Government Employee 

Phone number of Government Employee, 

Invoice for this task will not be accepted unless accompanied with a proof of delivery or 
the COTR has signed an SF 1034. 


11. Terms and Conditions: Alt other terms and conditions remain unchanged. 


158-0-688 W 


b2 

b7E 


09/1 2/06 




U.S. Department of Justice 
Federal Bureau oflnvestigation 



ALL INFORMATION CONTAINED TeT 

HEREIN IS UNCLASSIFIED 

DATE 04-28-2009 BY 60322/UC/LRP /PlO/stJti 


September 14, 2006 


Sr. c:or^tracts Negotiator' 


:b2 

be 

b7C 

b7E 


Subject: CONTRACT J-FBI-02-1 58 DCS-SOOOl 

ENGINEERING SERVICES MODIFICATION 001 TO ORDER 
B-688 W REQUEST FOR COST ESTIMATE 


Dearl I 

The purpose of this letter is to submit modification 001 to task order B-688 W 
request for cost estimate (RFCE) for the tasking for sub-tasks 1 through 4. It is 
requested that your response to this RFCE be received by this office not later 
than September 19, 2006, as all work associated with this order must be 
completed on or before October 1 5, 2006. 

Should you re quire additional inf ormation and/or clarification on this, task, please 
contact me at 

b2 

b6 

b7C 

Sincerely. 


Contracting Officer 






MOD 001 B-688W 
REQUEST FOR COST ESTIMATE 



Contract Number; J-FBI-02-158 Year Four 


b2 

b7E 


Task Order Number: 158-B-688 W MOD 001 


References: ('a'l l i Meetino of 09/13/06 
(b) COTR Direction 


Purpose: The puroose of 

, I 1 

u 

1 his order is to request a 1 OR to deliver and install 1 . 1 


as discussed in reference (a) above in the order 


E 


specified in Task Descriptions (5), below. 
Scope of W ork: The scope of work for thisf 


:b2 

b7E 


The TOR is required on or before September 19, 2006 and the 
are to be accomplished prio r to October 15, 2006. 
Iwith each site to determine I 


completion of all 
Raytheo n is to coordinateF 


and will provide those time frames in their TOR response. 


Federal Bureau of Investigation (FBh Task Monitors /TMsVPoints of Contact: 


a. Contracting Officer; 


b. Contracting Officer Technical Representative: 


The individuals listed above are the primary and alternate points of contact for the 
Contracting Officer (CO) during performance of this order. 


1. Title: RFCE to 


2. Task Order Typ e: In accordance with paragraph B. 3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP). 


3. Period of Performance: All work shall be completed on or before August 18, 2006. 


MOO 001 
158-8-686 W 


b2 

b7E 


09/14/06 








*4. Task Order Value: As Determined by response to this Request for Cost Estimate (RFCE). 


5. Task Descriptions: 


Sub- 

Task 

Description of Task 

Tenative 

Completion 

Dates 

Site 

WS Count 

Costs 

1 


TBD 



TBD 

2 


TBD 



TBD 

3 


TBD 



TBD 

4 


TBD 



TBD 


TOTAL 

TBD 


b2 

b4 

b7E 


6. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3 of contract J-FBI-02-1 58. The contractor shall notify the Contracting 
Officer in writing if any events arise that will prevent this order from being fully executed. 


7. Funding: Funding for this task shall be identified upon receipt of a Task Order Response. 


8. Travel: I [halt comply with paragraph H.3, Travel, of contract J-FBI-02-1 58 and 

Federal Acquisition Regulation (FAR) 31.205-46, Travel Costs. Costs incurred for lodging, 
meals and incidental expenses shall be considered to be reasonable and allowable only to the 
extent that they do not exceed on a daily basis, the maximum per diem rates in effect at the 
time of travel as set forth in the Federal Travel Regulation. Airfare costs in excess of the lowest 
customary standard, coach, or equivalent airfare offered during normal business h ours are 
unallowable unless documented, justified, and approved in advance by the COTR 


shall provide a copy of receipts as part of the invoice package submitted for paymeril upon 
completion of the task. 


b2 


9. Confirmation: 


shall confirm receipt of this order by e-mailing the 


Cgntrarti nc Officfir a nd Contracting Officer Technical Representative. Alternate notification via 
fax 


b2 

b7E 


MOD 001 
158-B-688W 


09/1 4/06 







1 0, ‘ Confirmation of Receipt/Deliverv : j 

^equipment/services on this order and fax the proof 

Information required on a proof of delivery is defined below: 

• Signature of Government Employee (at Sites indicated in 5, above) receiving services. 
Prior to shipment Government personnel will inventory and bar-code appropriate 
components. 

• Printing of individuals Name 

• Position Title of Government Employee 

• Phone number of Government Employee. 

• Invoice for this task will not be accepted unless accompanied with a proof of delivery or 
the COTR has signed an SF 1034, 

1 1 . Terms and Conditions: All other terms and conditions remain unchanged. 


shall obtain proof of delivery for 
:o thej |at 


b2 


MOD 001- 
158-B-688W 


b2 

b7E 


09/1 4V06 






U.S. Department of Justice 
Federal Bureau of Investigation 





Tel: 

Fax. 



September 19. 2006 


Subject; CONTRACT J-FBI-02-1 58 DCS-5000| 

ENGINEERING SERVICES ORDER 158-B-689 W 


ta2 

b6 

b7C 

b7E 


Dear 


The purpose o f this letter is to submit a request for cost estimate to develop F I 
I I for use on all Red Wolff | A TOR is requested in response 

to this RFCE by October 3, 2006. 


Should you re quire additional informa tion and/or clarification on this task, please 
contact me at^ 


b2 

be 

b7C 


ALL INFORHATIOH COHTAIHED 

HEPEIH IS DHCLASSIFIED 

DATi: 04-26-2009 BY 60322/UC/LRP/PLa/sdb 




Contracting Officer 







B-689 W RFCE TO DEVELOp T 

ON ALL RED WOLF SYSTEMS 


Contract Number; J-FBl-02-158 Option Year Three 
Reference: Redwo 


Meeting of 1 1 September 06 


Purpose: To obtain a plan and implementation, with recommended alternatives, for 


b4 

b2 

b7E 



Task Order Number: 158-B-689 W 

Scope of Work: This RFCE is requesting a TOR to develop} | ahd to 

incorporate! 


Federal Bureau of Investigation (FBI) Task Monitors (TMsVPoints of Contact: 

a. Contracting Officer: 

b. Contracting Officer Technical Representative: 

The individuals listed above are the primary and alternate points of contact during 
performance of this order. 

1 . Title; RFCE for the development of 

2. Task Order Type: In accordance with paragraph B.3 of contract J-FBI-02-158, the 
order type of this task is Firm Fixed Price (FFP), 

3. Period of Performance: ARO to December 29, 2006. 

4. Deliverable/Deliverv Schedule : TOR is to be provided by October 3. 2006. 

5. Task Order Value: To be determined as a result of this RFCE. 

6. Notice To The Government Of Delays: Notify the FBI Contracting Officer as 
defined in paragraph F.3. of contract J-FBI-02-158. The contractor shall notify the 
Contracting Officer in writing if any events arise that will prevent this order from being fully 
executed. 


153-8-689 W 


b2 

b7E 


09M9/06 






7*. Funding; To be determined as a result of this RFCE. 


8. Confirmationi b hall confirm receipt of this order by e-mailing the Contra cting 

Officer and Contracting Officer Technical Representative. Alternate notification via faxi 


9. Confirmation of ReceiDt/Peliverv r 


equipment on this order and fax the proof to the| 

Information required on a proof of delivery is defined below: 

• Signature of Government Employee 

» Printing of individuals Name 

• Position Title of Government Employee 

• Phone number of Government Employee. 


Is ha II obtain proof of delive ry for 
atl ' 


receiving services systems. 


b2 

b7E 


Invoice for this task will not be accepted unless accompanied with a proof of 
delivery or the COTR has signed an SF 1034. 


10, Terms and Conditions: Ail other terms and conditions remain unchanged from 
contract J-FBI-02-1 58. 


156-B-689 W 


b2 

b7E 


09/13/06 




U.S. Department of Justice 
Federal Bureau of Investigation 









